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ACTION AID-59 

INFO OCT-01 ADP-00 AF-05 IGA-02 EB-05 /072 W 

000403 

R 230706 Z MAR 73 
FM AMEMBASSY NAIROBI 
TO SECSTATE WASHDC 1307 

UNCLAS NAIROBI 1854 

AIDAC 

FROM REDSO/ EA 

SUBJECT: MALAGASY RR, LOAN 687 - H-001 

REF: ( A) NAIROBI 1723 

(B) STATE 04912 7 

( C) ACCRA 1671 

1 . FURTHER TO REF A, REDSO REVIEW CONTRACT DOCUMENTS INDICATES 
RETAINAGE BOTH CONTRACTS AVAILABLE UPON PRESENTATION OF BILL 
FOR SAME BY CONTRACT HOWEVER BILL MAY ONLY BE SUBMITTED IMMEDIATELY 
AFTER LAST FINAL ACCEPTANCE. FINAL ACCEPTANCE MAY BE MADE TWELVE 
MONTHS AFTER TENTATIVE ACCEPTANCE OF WORK UPON WRITTEN REQUEST 
BY THE CONTRACTOR. 

2. REDSO KNOWLEDGE OF STATUS OF WORK COMPLETION INDICATES FINAL 
ACCEPTANCE OF ALL WORK UNDER EITHER CONTRACT HAS NOT TAKEN PLACE 
NOR CAN IT UNDER THE TWELVE MONTH TIME LIMITATION FOR SEVERAL 
MONTHS. 

THIS CONCLUSION BASED ON FOLLOWING DATA: 

A) REDSO JUST PROCESSED PAYMENT FOR SEPT. 1972 WORK UNDER 
CONTRACT 5, STRUCTURES. MOST RECENT TENTATIVE ACCEPTANCE 
ACCORDING 

REDSO RECORDS IS JULY 1972. 

B ) WORK UNDER CONTRACT 4, EARTHWORK, HAS NOT BEEN COMPLETED 
AND MUCH REMAINS TO BE ACCOMPLISHED. MOST RECENT TENTATIVE 
ACCEPTANCE WAS JULY 1972. 

3. BELIEVE HUNKE SHOULD BE FAMILIAR WITH TERMS CONTRACT REGARDING 
RETAINAGE. 

MCILVAINE 

UNCLASSIFIED 
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*** Current Handling Restrictions *** n/a 
*** Current Classification *** UNCLASSIFIED 
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Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973NAIROB01854 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: n/a 

Errors: n/a 

Film Number: n/a 

From: NAIROBI 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730334/aaaaibwd.tel 

Line Count: 70 
Locator: TEXT ON-LINE 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
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Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
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Reference: 73 NAIROBI 1723, 73 STATE 04912 7, 73 ACCRA 1671 

Review Action: RELEASED, APPROVED 

Review Authority: collinpO 

Review Comment: n/a 

Review Content Flags: 

Review Date: 07 NOV 2001 
Review Event: 

Review Exemptions: n/a 
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Review Transfer Date: 
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